BILL NO. 8-87-06- Y7 
1 


SPECIAL ORDINANCE NO. S- ILE 


| 


AN ORDINANCE approving the awarding 
of Reference #815, by the City 
of Fort Wayne, Indiana, by and 
through its Department of Purchasing 
and Gould Pumps, Inc., for the 
Three Rivers Filtration Plant. | 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Reference #815, between the City of: | 
Fort Wayne, by and through its Department of Purchasing and Gould 


Pump, Inc., for the Three Rivers Filtration Plant, respectfully 


the purchase of Seven (7) horizontal 
split case pumps and one (1) vertical 
turbine pump at the Three Rivers 
Filtration Plant, per the specifi- 
cations in Reference #815; 


involving a total cost of Two Hundred Fifty-Seven THousand Eight 


particularly set forth in said Reference #815, which is on file 


in the Office of the Department of Purchasing, and is by reference 


things ratified, confirmed and approved. 


SECTION 2 That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 
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for: 


| Hundred Fifteen and No/100 Dollars ($257,815.00+/-), all as more 


| incorporated herein, made a part hereof, and is hereby in all 


approval by the Mayor. 


APPROVED AS TO FORM 


|| Bruce O. oxberger, City Attorney 
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SANDRA E. KENNEDY, CITY CLE! 
Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as ( 












(SPECIAL) ORDINANCE NO. LET LZ 
on the A day o£ 19 PA 
AEE ا‎ Prog E ES 
ATTEST: 2 2 
SANDRA E. KENNEDY, CITY CLERK | . PRESIDING OPFI¢ER 
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Presented by me to the Me Of ER City of Fort Wavne, Indiana, 
on the m day of 
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PX E: KENNEDI, CITY CLERK 


Approved and signed by me this C4 < Way: Oe rt , 
19 7 E at the hour of 945 o'clock 
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DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 
BLIDOUREFPERENMCE = 815 


DATE 1 March 19, 1997 


DUE DATE  Tuesdav, April 14, 1987.at 10:00 A.M. 
Department receiving bid items Three Rivers Filtration Plant 


1100 ديهم‎ TE Drive 


Fort Wayne, IN 46805 A 

OEE d MM rU re ci. Ri sim 
Bid Bond Required NO YES AMOUNT 206 
Performance Bond Required NO YES. X AMOUNT 100% 





Affirmative Acticn - On file with the City of Fort Wayne 





- Attached to this document X 
Prompt payment discounts will be allowed as follows: O = 
Lf Baid wicnin days. 
The City of Fort Wayne is exempt frcm Federal excise and Indiana 
State Sale Tax. The Citv's Indiana Sales Tax Seem اكع‎ ony Cet? — 
icate number is 356-001-255 0013, prices shculd not include these 
taxes. ; 
The execution hereof by the bidder is accestance of all teras and 
conditions herein and in that regard the bidder agrees to se 
bound by same and be bound to the amount of his/5er Did .for“a 
period of sixty (60) days. 
` 5 3 oe ` 
Worthington Pim DN sin 
Name of Company i 
PI 3 Hig 93 f 
b Agent 
BAG I2 (Signature) 
) Address 5505 Foret: ox "fo. Box Yo 
BOCES SIS IIO EFO COIN sO amd. Ue DO 
HOAKE 


City Plymouth M 4911o 


Worthington ELT) 


WORTHINGTON PUMP DIVISION, DRESSER INDUSTRIES, INC. 
550 FOREST AVENUE, P.O. BOX 90 o PLYMOUTH, MI 48170-0090 o 313/459-7676 o DETROIT: 313/522-2875 





April 20, 1987 


City of Fort Wayne, Indiana 

Department of Purchasing 

City County Building 

One Main Street, Room 350 

Fort Wayne, Indiana 46802 


Attention: Ms. Carol Offerle 


Reference: Bid Reference #815 
Division A & B High Service Pumping Units 
Three Rivers Filtration Plant 
Worthington Proposal 153-0130-7MJP 


Dear Ms. Offerle: 
Enclosed please find the following bid documents for subject project: 


Front Page 

Instructions to Bidders I-1/6 
Schedule S-1/2 

Equipment Data Sheet 21-5 
Equipment Data Sheet 23-5 
Performance Curves (3) 
Anti-Apartied Certificate 
Form 95 

5% Bid Bond 


Worthington is intending to supply equipment per the specifications, 
without exceptions, and requests consideration of the following 
clarifications. 


Because the nature of this contract is to supply equipment and drive 
equipment, it does not intend to expose the supplier to liability for: 


- Special, indirect, incidental or consequential damages. 
- Liquidated damages assessable beyond the value of the late equipment. 


- Warranting merchantability, fitness for purpose, design or any implied 
warranties, when the equipment satisfies the conditions of service 
established by the specification. The warranty period shall be 12 
months from start-up or acceptance not to exceed 18 months from ship- 
ment. 


- Any testing, other than shop testing, as conclusive proof of hydraulic 
performance as guaranteed in our bid. 





City of Fort Wayne, Indiana 
April 20, 1987 
Page 2 


Further, we define 'time is of the essence' to be 'time is of the 
utmost importance', and propose the payment terms of 90% net 30 days, 
10% upon acceptance not to exceed 180 days from shipment. 


Worthington looks forward to an opportunity to work with you on this 
project and is confident that your evaluation hereof will result in 

that opportunity. We will be available to provide any further information 
or coordination which may be required by yourselves or your contractor. 


Very truly yours, 


makuh | aul 


Michael J. Quandahl 

Application Engineer 

For: Matt J. Prosoli 
Sales Engineer 


MJQ/slc 
Attachments 


SCHEDULE 


The contractor agrees to furnish at his/her/its own cost 
all labor, insurance, materials, equipment, and power for the 


completed delivery of the supplies. 


All supplies and deliveries of supplies will be in accordance 
with: the IFB, this contract and any applicable plans, spec- 
ifications, and drawings prepared by McNamee, Porter and Seeley, 
Engineers/Architects, including Addenda No^s. PW and 

; issued thereto, at and for the } 


DIVISION A: FIVE (5) SPLIT CASE HORIZONTAL BOTTOM SUCTION PUMPS: 


TOTAL PRICE FOR DIVISION A ONLY TWO Hun NINETY SIX 
OU D EIGHT HUNDRED DOLLARS 


DOLLARS ($296, 800.60 ys 


Si em 


DELIVERY DATE: 7///88 | x 


This base proposal Total Price includes the following manufact- 
urers or subcontractors: 


Section c ud Bgudspsenp Item" — Subcontractor/Manufacturer 
21. Horizontal Pümp Manufacturer Wort hinaton 
Motor Manufacturer U.S. MOTORS 


Variable Speed Manufacturer ROBICON CORP. 


DIVISION B: ONE (1) VERTICAL TURBINE PUMP 

TOTAL PRICE FOR DIVISION B ONLY Sixty SEVEN THOUSAND ONE 
HUNDRED DOLLARS CURTIS E SIM HS: cx ERAN e AER lias N 

DOLLARS ($67, 100. jm 


DELIVERY DATE: 5/6/ 88 


This base proposal Total Price includes the following 0 0 
urers or subcontractors: 


Section Equipment Item Subcontractor/Manufacturer 
23 Vertical Pumps Manufacturer Woethia AE 
Motor Manufacturer U.S, MOTORS 


CERTIFICATION OF BIDDER/VENDOR 
ee VENDOR 


The undersigned, on behalf of Worth’, | 2 Ui 
| Vv lon , does مه‎ y dert the following representations 
BO the City of Fort Wayne, Indiana. 
5 WEEREAS, it is acknowledged that the Common Council . 


of the City of Fort Wa ne, Indiana, has passed an ordinance con- 
Y 


demning the apartheid policies of the country of South Africa; 


H- 


WHEREAS, Council's ordinance requires thas all persons, 


rh 


n. 


firms or corporations submitting bids to th City, for goods and 


(D 


services, certify, as part of the bid, that such entity does not 


support the policies of apartheid in South Africa 


The undersigned states, on behalf of ò AM eS 





CITY OF FORT WAVNE 


et 


DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 


815 


BIDOREEERZNORE 4 


DATS March 18, 1987 


و 


DUE DATE Tuesday, April 14, 1987 at 10:00 A.M. 


Derarcmenit receiving bid items Three Rivers Filtration Plant 


1100 Griswold Drive 
THERE UID EE IC Tee MEERNN ES E 





Fort Wayne, IN 46805 3 

ESTES A ee ee MEINT ES‏ قا ل 

NO NES OYO AMOUNT. I% 
Required ` No YES AX amount _ 100% 





n - On file with the City of Fort Wayne 
- Attached to this document 








es ex 1 
Bid Bence Required 
Per -ormance Bond 


Atire ciel Actic 


pronti payment discounts will be allowed esmacutows.s E E 
LE Bald لكل اراح شن‎ ae days. : 
The City of Fort Wayne is exempt from Federal excise and Indiana 
State Sale Tax. The Citv's Indiana Sales ee RSIS Cores =. 
icate number is 356-001-255 0013, prices should not include these 
taxes. 

The execution hereof by the bidder i accet vance of all terms and 
conditions herein and in that regard the bidder agrees to se 
bound by same and be bound to the amount of his/her bid for a 
perica o= sixty (60) days. 


edo Lost Rege Xov كا‎ NS | 2 Ne 
Ow lev Lu 
STowhevd term st Cond. maps Bow sec luc c 


b SU : Acent 
(signature) 


ramat o ASC MA 


Address ROBINSON & Asout 
5230 E. GO 
SLE. jNpIAMAPOLIS, INDIANA 46220 

Ra- 219 6ه‎ 





eU TV 


PDT 


NAVNE 
WRESE ES 
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) Complete . (1) "and. X2' a: below if participation “goals 
of 15% MBE and 12% WBE ave not been met: 


Ds My Company cannot meet the parc icipation oal 
for 551121201 1510124457 reasons: As eo Eau om ا‎ 
QA e. - de aue Wo Sub Mug T5 QV ES 

2 We have taken the following steps in an attempt 
to comply with these participation goals: 





à Le waa a su ENE 


Conccactort Contractor 













ZA Performance Bond. The successful bidder, at the-time‏ ا 
QF “signing che contract will be required, at his own expense,‏ 
to furnish a bond guaranteeing faithful execution of thercontrace:,‏ 
in full amount of the contract price, executed by th bidder‏ 
anc a Surety. company admitted to do. business in lndranajs"on‏ 
the bond fota provided or approved by the City. The Performance‏ 
BODpcUsnallv'contain' "eh following clause: "Iue SALSA SUSE,‏ 
Por value received, hereby stipulates and AGL SSS Pca no Chance;‏ 
extension c= she time, alteration or addition to the tsrms OF‏ 
kae condncras-c Or (to the Work to: be performed thereunder, or the‏ 
SoeScy-iocactons accompa hying vthe same, shall ia any way a££ec-‏ 
reso dolicac-on ton. this” bond, and it "does hereby waive notice‏ 
Of any change, extension of time, alteration or AGG LeLOn ato‏ 
Le (s2onS Or the CORNELIA or to the work or SDecrsicqcio9mne‏ 

ZR 13, Councilmani Aporoval and Ratification of Contract. 
This agreemenz, although executed on behalf of the CCV Dy ERS 
Mavorianc 3e Purchasing Agentii shall not Be binging upon the 
Ci-y unless and. until the contract has béen rati isad 4nd approved 
by ene "Common. Council. of the City of Fort Wayne, Indiana; EE 
the ommen Council fails to approve the contract within ninety 
days after the date of bid opening, then the contractor shall 
not be bound to the contract unless he/she/it elects to b so 
bound. 


SCHEDULE 


The contractor agrees to furnish at his/her/its own cost 
all labor, insurance, materials, equipment, and power for the 
completed delivery of the supplies. 


All supplies and deliveries of supplies will be in accordance 
with: the IFB, this contract and any applicable plans, spec- 
ifications, and drawings prepared by McNamee, Porter and Seeley, 
Engineers/Architects, including Addenda NO Uw. AA et ce and 

———» issued thereto, at and for the , 


DIVISION A: FIVE (5) SPLIT CASE HORIZONTAL BOTTOM SUCTION PUMPS: 
TOTAL PRICE FOR DIVISION A ONLY Nt 6 دا‎ LU 4 








DOLLARS ($ a 





DELIVERY DATE: FE 





This base proposal Total Price includes the following manufact- 
urers or subcontractors: 


Section . Equipment Item Subcontractor/Manufacturer 
eed cease n gi ——pnent IPM ا‎ ————Rrseturer 

; 2T Horizontal Pump Manufacturer ; ; 
ف ف‎ RIA E E S 


Motor Manufacturer 





Variable Speed Manufacturer 





DIVISION B: ONE (1) VERTICAL TURBINE PUMP 
/ 





10 


DELIVERY DATE: 20 ams “abe vow T Koroua + Release "le MEg. 


This base proposal Total Price includes the following manufact- 
urers or subcontractors: 


Section Equipment Item Subcontractor /Manufacturer 
23 Vertical Pumps Manufacturer Eee we ot Bowley Le 
Motor Manufacturer MJ. . Motor 
Poleo N das ac 30N SV bul iT 

Witness. TA wrtwess rest vequired a 


9^ I 
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11110131 510 Form 


: i; - Revised Form No. 95 (1964) 
Form Prescribed by State Board of Accounts - 
D. H. Goble ,Co., Greenfield, indiana 


re BID, OFFER OR PROPOSAL 
on 
MATERIAL OR MATERIALS, EQUIPMENT, 
GOODS OR SUPPLIES 


Pursuant to notices given, the undersigned proposes to furnish the material or materials, equipment, goods or 


supplies as per said notices and specifications now on file in the office of...Director..of Purchases , 


state name 


official position and municipality 3A 
and as per copy thereof, hereto attached, or as described herein for the following amounts: 


(State the class or item number or an exact description of the material or materials, equipment, goods or 


supplies to be furnished and amount of bid on each article.) 


Class or Item Quality — Description Amount 


1 Vertical Turbine Pump 4 
rated 10,500 gpm at 200ft furnished 51, 889. 
with 700 HP motor and accessories 
all as described in enclosed 
documents provided by The City of 
Fort Wayne. 


BID Reference # 815 
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CITY OF FORT WAYNE 
DEPARTMENT OF PURCHASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 


BID REFERENCES 4 815 


(©) 


DATE March: 18 1997 


— ا‎ ŮĂÁ 


(t 
" 
oO 


D ATE Tuesday, April 14, 1987 at 10:00 A.M. 


EBED receiving bid items Three Rivers Filtration Plant 


1100 Griswold Drive 








Fort Wayne, IN 46805 ze 

x ul e A M Pe 
Bid Bond Required NO YES X . AMOUNT 9% 
Performance Bond Required NO YES. . X AMOUNT) 100% 





Affirmative Acticn - On file with the City of Fort Wayne 





- Attached to this document 








Prompt payaent discounts will be allowed as follows: ses 
Lr paca withis -days. 

Tae Cic, cf Fort Wayne is exempt from Federal excise and Indiana 
State Sale: Tax. The City's Indiana Sales Tax zxXempeticOn Carti 
icate number is 356-001-255 0013, prices should not include these 
taxes. 

The execution hereof by che bidder is accertance of all cermns and 
conditions herein and in that regard the bidder agrees to be 
bound by same and be bound to the ancua- Of his/her bid fora 
perccq'o2 sixty (60) days. 


Pleas Se laff Gat eue [mer omp € o 
Ae DERI FANS Name of Company 


| PON, Ae du 
NANE (signature) 
WEEE ARA address ROBINSON & ASSOCIATES 


41 0:589 RUE C esc pL 


City 
317-849-0611 





? 0 
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(e) complete (I) "and W2 below if participatio goals 
of 15% MBE and 12% WBE 1ave not been met: - 


ra My Company cannot me 


tor the ears reasons: a eau Mew 
We ô Wo haue Sub Cow va cCtov s 


N 


4 We have taken the following steps in an attempt 
to comply with these participation goals: 


— 


$ Contractor Contractor 








Its T eM 

PRS 1.2122 Performance Bond. The successful bidder, at the- time 
Of Signing the contract will: be required, at his own expense, 
to furnish a bond guaranteeing faithful execution Woe the contract, 
in full amount of the contract price, executed by the bidder 
and a surety company admitted to. do business ine Indianan Con 
the bond form provided or approved by the City. The Performance 
Bond shall .contdin' tHe following clause: "ABB sald Surety, 
for value received, hereby stipulates and agrees, Phat no chance, 
extension E tne tine, alteration ior addition: to the terms OL 
tue contractor tg. khe worki to be performed thereunder, or the 
specifications accompanying the same, shall in any Way affec: 
LES oDliLgation ^on this bond, and it «does hereby waive notice 
of any change, extension of time, alteration or addition to 
the terms of the contract, or to the work or Speci cation. 

EI ee Councilmanic Aporoval and Ratification of Contact. 
This agreement, although executed on benal: of tue clcvo by Ene 
Mayor, and the  Purchas?ng Agent shall not be bincing- ODOR "the 
City unless and until the contract has been ratified and approved 
by the Common Council of the City of Fort Wayne, Indiana. DE 
thes Common. Council stalls te approve "the contract within ninety 
days after the date of bid opening, then the contractor shall 
not be bound to the contract unless he/she/it elects to be so 


bound. 


OSC aid a=" 6 
IFB Supplies 
Non-Fed 


SCHEDULE 


The contractor agrees to furnish at his/her/its own cost 
all labor, insurance, materials, equipment, and power for the 


completed delivery of the supplies. 


All supplies and deliveries of supplies will be in accordance 
with: the IFB, this contract and any applicable plans, spec- 
ifications, and drawings prepared by McNamee, Porter and Seeley, 
Engineers/Architects, including Addenda NOS ال‎ Agios and 
___, issued thereto, at and for the 


DIVISION A: FIVE (5) SPLIT CASE HORIZONTAL BOTTOM SUCTION PUMPS: 


ION A ONLY Tue hdd and مه‎ A سما‎ | 


552. OOO X 


_ س 


DELIVERY DATE: Eng nile Tew 


This base proposal Total Price includes the following manufact- 


TOT. 







PRICEAFOR 










DOLLARS(S 





d. / `e 
4e Ss 


urers or subcontractors: 


Section Equipment Item Subcontractor/Manufacturer 
MAESE E MU ci. M Edu pment .279contractor/Hanurtacturer 
ZL ‘Horizontal Pump Manufacturer Allis Get Weve fom Co 
Motor Manufacturer (IS. Sew at 
MOTOR ل‎ CRM Sr d ell SUP b REP ls 
Variable Speed Manufacturer Em باه‎ Sow: 


DIVISION B: ONE (1) VERTICAL TURBINE PUMP 


TOTAL PRICE FOR DIVISION B ONLY Nis Rid i 


0 E ا‎ 


DOLLARS ($ Y: 


DELIVERY DATE: 





This base proposal Total Price includes the following manufact- 


urers or subcontractors: 


Section Equipment Item Subcontractor/Manufacturer 
..2ection quip 2ubcontractor/HManuracturer - 
23 Vertical Pumps Manufacturer 





Motor Manufacturer 





ALLIS-CHALMERS 


1150 TENNESSEE AVENUE ® CINCINNATI, OHIO 45229 / 513/482-2500 
TELEX 21-4540 ACIND PUMP CIN 
TWX 810—461-2900 CINOHIP CABLE ADDRESS ALLIS-IPD 


INDUSTRIAL PUMP DIVISION 


CLARIFICATIONS TO SPECIFICATIONS 


Allis-Chalmers is an equipment manufacturer and this bid does not cover 
installation or unloading cost of the equipment furnished by A-C. 


Paragraph 2 In the highly unlikely event of a warranty claim, 
Aliis-Chalmers must be given ample time to react to any problem before 
work is commenced. 


Allis-Chalmers accepts 5.0.8. Destination with the understanding that 
buyer has the responsibility to inspect equipment upon delivery and 
report any damage to the freight company at the time of receipt of 
equipment. 


WARRANTY Warranty quoted shall be for 1 year from date of start-up,- not 
to exceed 24 months after shipment. If equipment is to be stored after 
receipt, A-C's long term storage instructions must be followed. 


TERMINATION FOR CONVENIENCE Buyer may not terminate for convenience 
except on mutually acceptable terms. Buyer is responsible for all work 
in progress. 


TERMS of PAYMENT will be NET 30 day or as can be agreed 
upon between Allis Chalmers and The City of Fort Wayne. 


GP-6 


SH6/42 ejg 


ALLIS-CHALMERS CORPORATION 


piu r or E Revised Form No. 95 (1964‏ بت تويك 
Form Prescribed by State Board of Accounts 5 1‏ 
D. H. Goble Co., Greenfield, Indiana‏ 


BID, OFFER OR PROPOSAL 


on 
MATERIAL OR MATERIALS, EQUIPMENT, 
GOODS OR SUPPLIES 


Pursuant to notices given, the undersigned proposes to furnish the material or materials, equipment, goods or 


supplies as per said notices and specifications now on file in the office of....Director.of.Purchases, 
Carol J. Offerle, Director of Purchase Ft. Wayne, IN 


state name official position and municipality 
and as per copy thereof, hereto attached, or as described herein for the following amounts: 


(State the class or item number or an exact description of the material or materials, equipment, goods or 


supplies to be furnished and amount of bid on each article.) 


Class or Item Quantity Quality — Description Amount 


"5 
5 Horizontal water pumps furnished GER 2000 
with motors, vari speed drives all Ast: 
as described in enclosed documents 
provided by The City of Fort Wayne. 


BID Reference # 815 


ape ty ee 


IF MORE SPACE IS NEEDED—ATTACH SEPARATE SHEET 


CERTIFICATION OF 5 
= N0 


The uncersigned, cn behalf cf 41115-05212625 Pump, Inc. 





E 1 


f , does hereby make the 
DUE ISU a ON NE 


th 


ollowing representations 


th 


to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledced that the Common Council 


cf the City cf Foz Wayne, Indiana, has passed an orZdinance con- 


0 


a oe PM C nie, pO d e us gal tee 
Gemning tne apartheid policies of -he country cf South Africa; 


+ ا جاه باس دج‎ ^ ! 5 = .- ¬ 211] = 
WEZRZAS, Council's ordinance 2295-5553 that all persons, 
=: -a ل سم‎ ` -= 4 5 - T <7 = = = 
Sollee ae eek MI colos €eoOIODOISaTIOms Suomiltlfling سي حافت كاه‎ iene مات دك‎ GOOGCS ane 


= دجم‎ Allis-Chalmers Pump, Inc. 


——————— 


Tae undersigned Scaces, on benal 


that Allis-Chalmers Pump, Inc. 


E l à 3 E 
COES nct support cr endorse «he Dot cy C- apartheid in South Africa. 
LIN WITNESS WEEREOF, this Carciflcation has Seen sicned 











me and Title of Person 55-5525-5958 ( 
Roger R. Mocherman 
General Manager 





ty 
O 
c 
d 
tj 
f 
Q 
(D 


CITY OF FORT WAXVtIT 





DEPARTMENT OF PURCEASING 
ONE MAIN STREET - ROOM 350 
FORT WAYNE, INDIANA 46802 
BID RESERENCE 4. 815 
DATE March 18, 1987 
DUE DATE Tuesday, April 14, 1987 at 10:00 A.M. 
Deparczert receiving bid items Three Rivers Filtration Plant 


1100 Griswold Drive 


Fort Wayne, IN 46805 bue 
inii ubi dba P BA oc elitas oia E O RU E 


Bid Bend Required No YES Y AMOUNT 5% 


——— 





-— 





Perforzance Bond Required NO Veo, 2^ CAMODNT 100% 





Affirmative Action - On file with the City of Fort Wayne 











- Attached to this document X . 
Prompt payment discounts will be allowed as follows: N/A e AE 
ix gaid within s days. 
ine City OE Port Wayne is exempt from Federal excise and Indiana 
Stats Sale Tax. The City's Indiana Sales Tax Zxemption Certi=- 
licata number is 356-001-255 0013, prices should not include these 
taxes. 
The executicn hereof by che bidder is acceptance of all terms and 
conditions herein and in that regardi tne bidder agrees to te 
bound by same and be bound to the amount of his/her bid for a 
period of s 


LEY (60)"days. 


Borg-Warner Industrial Products. Inc. 
Ome ss inc. | 
Name of Company 


on i by i c Agent 
WAY, - (signature) 


"Inns Address 695 Church Road 


City Elgin, TET 60123 


Jors-Warner 7m 295 iia leléphone 

church ٠. “linois 232 733 2420 , 
Products, oad 50123 
ine. 


tnaustriad Division 


niex 
3CA258505 


20: April T1987 


City of Fort Wayne 

Department of Purchases 

Room 350, City County Building 
1 Main Street 

Fort Wayne, Indiana 46802 


BorgWarner 
industrial Products 


T] 
0 


ae 


Attention: | Carol J. -Offerle 
Director of Purchases 


Subject: Bid Reference No. 815 
Addendum 1 & 2 
High Service Pumps - Filtration Plant 
Division B - Vertical Turbine Pump 
Our Reference CO-43236 


Gentlemen: 


With reference to the subject, we are pleased to submit our 
proposal covering furnishing the Vertical Turbine Pump with 
electric motor drive as called for in Division B of the 
Inquiry documents. 


Our proposal consists of completed Schedule Page S-1, Form 
95, Page 2 (front page), Certification of Bidder/Vendor Page 
AA-1, Affirmative Action Statement, completed Vertical 
Turbine Pump Data Sheet 23-5, Pump Performance Curve 
PC-43236, Sectional Drawing 427763, Pump Outline Drawing 
SK-01, and immediately following this cover letter our bid 
bond in the amount of 5$ of our bid. 


We thank you for the opportunity to submit our proposal; if 
you require any additional information, please do not 
hesitate to contact this office. 


Very truly yours, 


BORG-WARNER INDUSTRIAL PRODUCTS, INC. 
PUMP DIVISION 


— 7 / 

LU ashlee 0130 
Thomas C. Wood 

Senior Sales Engineer 


TCW:ds (FTWAYNE.TCW) 


0 YC. Smith: Company. 
1715 Northfield Drive 
Rochester, MI 48063 
Attn: MES B.sMartzizn 


BYRON JACKSON Products 


Y 





SCHEDULE 


The contractor agrees to furnish at his/her/its own cost 
all labor, insurance, materials, equipment, and power for the 


completed delivery of the supplies. 


All supplies and deliveries of supplies will be in accordance 
with: the IFB, this contract and any applicable plans, spec- 
ifications, and drawings prepared by McNamee, Porter and Seeley, 
Engineers/Architects, including Addenda Ne? es lov LI. ,and 


, issued thereto, at and for the 
DIVISION A: FIVE (5) SPLIT CASE HORIZONTAL BOTTOM SUCTION PUMPS: 
TOTAL PRICE FOR DIVISION A ONLY NO BID 


eee 


a a So 0ع‎ NEN 


DOLLARS ($ ps 





DELIVERY DATE: 


i o E RECURSO NELSON NN 


This base proposal Total Price includes the following manufact- 
urers or subcontractors: 


Section Equipment Item Subcontractor/Manufacturer 
LO SEUL TY: Sean i quipment item —M—urractor/nanuracturer 
21 Horizontal Pump Manufacturer . 


= 


Motor Manufacturer 


ا — 


Variable Speed Manufacturer 


بيب = 


DIVISION B: ONE (1) VERTICAL TURBINE PUMP 


TOTAL PRICE FOR DIVISION B ONLY Seventy-five thousand, nine hundred 
$s nine nundred — 

fifty-two dollars 

DOLLARS(S$ 75,952.00 Mu 


DELIVERY DATE: Twenty-two weeks after receipt of order 


This base proposal Total Price includes the following manufact- 
urers or subcontractors: 


Section Equipment Item Subcontractor/Manufacturer 
..2ection quip 2-79contractor/Manuracturer 
23 Vertical Pumps Manufacturer Borg-Warner Industrial Products, Inc. 
S 


Motor Manufacturer Siemens-Allis 


Dome enia vanna 5 Revised Form No. 95 (1964) 
Form Prescribed by State Board of Accounts x 
D. H. Goble Co., Greenfield, tndiana 


i , BID, OFFER OR PROPOSAL ° 


on 
MATERIAL OR MATERIALS, EQUIPMENT, 
GOODS OR SUPPLIES 


Pursuant to notices given, the undersigned proposes to furnish the material or materials, equipment, goods or 


supplies as per said notices and specifications now on file in the office of 


Be Si OLEOELE s eiecti Director.of..Purchases,..City of Fort Wayne 


state name official position and municipality 


and as per copy thereof, hereto attached, or as described herein for the following amounts: 


(State the class or item number or an exact description of the material or materials, equipment, goods or 


supplies to be furnished and amount of bid on each article. ) 


Class or Item | Quantity Quality — Description Amount 
One 


Division B Vertical Turbine Pump $75,952.00 $75,952.00 


IF MORE SPACE IS NEEDED—ATTACH SEPARATE SHEET 


4 


PREVIOUS CONTRACTS AND COMPLIANCE REPORTS 


(Applicable to contracts, subcontracts and purchase orders which are 
not exempt from the Equal Opportunity Clause.) 


The undersigned (X) has, (.) has. not, participated in a previous contract or 
subcontract subject either to the Equal Opportunity Clause herein or the 
Clause originally contained in Section 301 of Executive Order No. 10925, or 
the clause contained in Section 201 of Executive Order No. 11114; that it | (X) 
has, ( ) has not, filed all required compliance reports, and that representa- 
tions indicating submission of required compliance reports signed by proposed 
subcontractors will be obtained prior to subcontract awards. 


AFFIRMATIVE ACTION COMPLIANCE 


(Applicable to contracts, subcontract and purchase orders which are 
not exempt from the Equal Opportunity Clause.) 


The undersigned represents that (LJ TES) has developed and has on Tile. te) 


has not developed and does not have on file, at each establishment, affirmative 


action programs required by the rules and regulations of the Secretary of 
Labor (41 CFR 60-1 and 60-2) or (2) it ( ) has not previously had contracts 
subject to the written affirmative action programs requirements of the rules 
and regulations of the Secretary of Labor. 


- 


Byron Jackson Pump Division 
Firm/Company Name 


EO 


Signature of Authorized Representative 


Re BDB. BLOW 


Name of Authorized Representative 
(print or type) 


Manager Employee Relations 
Title of Authorized Representative 


4/06/87 
Date of Execution 


1 * 


(e) Complete (Ly mands (2% Below IE participation goals 
of 15% MBE and 12% WBE ‘iave not been met: - 


2 My Company cannot meet the participacion goals 
for the  followina reasons: Im tL ورانا ن‎ 
LOL TIL 


PE We have taken the following steps in an attempt 
to comply with these participation goals: 





p Ir. Dr emn for AXIS a. 















E Contractor Contractor 

By = ee eZ By 
` 

TES EST 
STAN Périoxmnances Bond. The successful bidder, at the-time 
Oro Signing ne. contz3ct will be required, at his own expense, 
to furnish a bond guaranteeing faithful execution of the Oncrtace. 
in full amount of the contract price, executed by the bidder 
and a surety. company admitted to do business in Indiana; on 
the bond form provided or approved by the City. The Performance 
Bond "shall —concain che following clause: "Ihe said .Surety; 
for value received, nezeby stipulates and agrees, that no chance, 
extension of the time, alteration or addition to the terms of 
tne contract or to che work to be verformed tChereunder,.-or > the 
specifications accompanying the same, shall in any way -affec« 
DiS OD Ligation dn. ERIS bond, eand it" does hereby waive notice 
or any change, extension of time, alteration Or- acarin EG 
0112-0952 221570702 7 the contract, or to the work-or Specification: 
LET 1323. Councilmanic  Aporoval and Ratification of Contract. 
This agreement, althoucsh executed on benal? 9025552215 Cil by the 
Mayor and the, Purchasing Agent. shal not. be Dinding .upon the 
City unless and until the contract has been ratified and approved 
by the Common Council fi che. cLey. of Fore Wayne, Indiana. Le 
the Common; Council Sails sto approve the contract within ninety 
days after the date of bid opening, then the contractor shall 
not be bound to the contract unless he/she/it elects to b so 


bound. 


OSE in 1273.4 BS 
IFB Supplies 
Non-Fed i: 


CERTIFICATION OF BIDDER/VENDOR 


EUS 


The undersigned, on behalf of Borg-Warner Industrial Products, Inc. 


i ; , does Caren ee the following representations 
to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 


demning the apartheid policies of the CGURNESY 


Fh 


South Africa; 


WHEREAS, Council's ordinance re uires that all persons, 


th 
I? 
ty 
H 
Uu 
0 
Fý 
0 
O 
H 


porations submitting bids to the cis: for goods and 


services, certify, as part of the bid, that such entity does not 

support the policies of apartheid in South Arrica 
The undersigned states, on behalf of Borg-Warner Industrial 

TEES‏ اس فا = ص ع 


Products, Inc. , that Borg-Warner Industrial Products, Inc. 
a UL ucts» inc. 


fu 


dces not support or endorse the policy cf apartheid in South Africa 


IN WITNESS WHEREOF, this Certi 


ENAA m ig ; 
+cation has been signed 


H 
AEE i 


this 20th day o 


Fh 


April 





Borg-Warner Industrial Products, Inc. 
( 


Name or Bidcer/Vendor) 


TA لشي‎ 


(Name and Title of Person Signing) 
Thomas C. Wood - Senior Sales Engineer 


DEPARTMENT OF PURCHASING 
I Sol = ROOMA 350 
FORT WAYNE, INDIANA 46802 


te 


BID RETERENCE £4 815 


DATS - March 18, 1987 


——————————— 


-— 


DUE DATE Tuesday, April 14, 1987 at 10:00 A.M. 
Department receiving bid items Three Rivers Filtration Plant 


1100 Griswold Drive 


Fort Wayne, IN 46805 ies 
ern E E RR TN 


Bid Bond Required NO YES yi^ ANOUN 5% 


اد 





Perlormance Bond Required No Yes. Ret AMoOcNT OUT 








affirmative Acticn - On file with the City of Fort Wayne 





- Attached to this document X 











(= = = d 3 1 > A723 5 
Prompt payment discounts will be allowed as SITIONS: bas 
p Kc rM 3 
Lipa Lea Wea Gays. : 
T Ma i == n ro 1 س 1 7 = كك عند‎ 334 
-22 Clty of Fort Wayne is exempe irom Federal excise and Indiana 
سط‎ m 7+ = f -4 — is 
scate Sale Tax. The City's Indiana Sales Tax zxezpcion Cer-i:- 
2: t $m TE -€— p MM 4 - m 0 
¿cate number is 356-001-255 0013, Prices snculd net include these 


FEKET as MODIFIED IW Commegcine Comments ATTACIED 


The executicn hereof? OY zhe bidder is eccet tance of all terms and 
conditions herein”and in that regard the bidder agrees to se 
bound by same and be bound to the amount of his/her bid for a 
period of sixty (60) days. 


Goulds Pumps, Inc. 
Name of Company 


à E (signature) 
ممح ميم‎ 


WHS اف ا ان‎ LS ا‎ o es 


City Seneca Falls, NY 13148 
mx LL 6 noe tes Ni. SOMMA o c 





315-568-2811 


© GOULDS PUMPS, INC. Seneca Fals, New York 13148 USA 


COMMERCIAL COMMENTS 
Technica) Gonmerdd§ 


The following comments shall be considered a part of our bid: 


l. Liquidated Damages 


Based on our delivery schedule stated herein Goulds’ liability 
for liquidated damages shall not exceed 100% of the total contract value. 


2. General Provisions 
Ssenerai Provisions 


Paragraph 3: Inspection, Paragraph 10: Warranty ¬ Goulds shall not be 
liable for "in and out" charges, costs of labor, or other costs beyond 
the repair or replacement of defective supplies. 


3. General Conditions 


Page 1-3, Guarantee - (same comment as for item 2 above) 


4. General Conditions 





Page 1-3 Codes, Ordinances, Law and Regulations - Goulds shall not 
be responsible for Buyer’s compliance with applicable codes, ordinances, 
laws or regulations. 


Vealnoica\ dE کا‎ designs /Pagye 1-4 = 23eo NeMX 
ra P^ Oc m Neos kane Nep SS Siser: 


Signed PE E 





TELEX: 256401 SEFS UR ٠ Answerback GOULDSPUMPS SEFS ٠ Cable: GOULDSPUMPS ٠ FAX # 1-315-568-2418 


CO=027051-0 5-2 دن‎ 027 0551-0 Section D—EMPLOYMENT DATAGQULDS PUMPS INC 


Employment at this establishment—Report all permanent full-time or part-time employees including apprentices and on-the- 
job trainees unless specifically exciuded as set forth in the instructions. Enter the appropriate figures on all lines and in all 


columns. Blank spaces will be considered as zeros. 
NUMBER OF EMPLOYEES 





MALE l FEMALE 

























OVERALL 
JOB TOTALS WHITE | BLACK | HISPANIC | ASIAN OR | AMERICAN| WHITE BLACK | HISPANIC | ASIAN OR | AMERICAN 
CATEGORIES (SUM OF (NOT OF : (NOT OF PACIFIC | INDIAN OR| (NOT OF | (NOT OF PACIFIC INDIAN 
COL. B HISPANIC | HISPANIC | ISLANDER | ALASKAN | HISPANIC | HISPANIC ISLANDER |OR ALASKAN 
THRU K) ORIGIN) | ORIGIN) NATIVE | ORIGIN) | ORIGIN) NATIVE 
9 





Officials and 
Managers 





Professionals 





Technicians 


Sales Workers 
Office and | 
Clerical 5:5 4 


Craft Workers 
(Skilled) 


Operatives 
Semi-Skilled) 


Laborers 
(Unskilled) 


















Service Workers 


10 





Total employment 


nior ee hat th 3060 1223491524. 1/7176 119 37 538 


(The trainees below should also be included in the figures for the appropriate occupational categories above) 





























Formal 
On-the- 


Job 
trainees 








Production 13 


i NOTE: Omit questions 1 and 2 on the Consolidated Report. 
1. Date(s) of payroll period used: 2. Does this establishment employ apprentices? 
2211130-06 1 £ Yes 2 O No 


Section E—ESTABLISHMENT INFORMATION (Omit on the Consolidated Report) 





1. Is the location of the establishment the same as 2. Is the major business activity at this establishment 
that reported last year? the same as that reported last year? 52 
No report No report ONLY 
1 لخ‎ Yes Zu No 3 [j last year 1 £) Yes 2 E} No 3 O last year 


3. What is the major activity of this establishment? (Be specific, i.e., manufacturing steel castings, retail grocer, wholesale 
plumbing supplies, title insurance, etc. Include the specific type of product or type of service provided, as well as the 
principal business or industrial activity.) 


Manufacture Centrifugal and Vertical Turbine Pumps 


Section F—REMARKS 


Use this item to give any identification data appearing on last report which differs from that given above, explain major changes 
in composition or reporting units and other pertinent information. 


Section G—CERTIFICATION (See Instructions G) 
Check 1 (x All reports are accurate and were prepared in accordance with the instructions (check on consolidated only) 
one 2 [] This report is accurate and was prepared in accordance with the instructions. 
Name of Certifying Official 











Brien B. Rogers 
Name of person to contact regarding 
this report (Type or print) 
Blaine L. Johnson 
Title 


(Number and street) 
240 Fall Street 
City and State 


Seneca Falls, N.Y. 














ZIP code 
13148 


Number 


568-2811 


Extension 





Director Human 
Resource Development 













All reports and information obtained from individual reports will be kept confidential as required by Section 709(e) of Title VII 
-=== 0*8! Tino DFDADT ADE PIINISHARI م‎ RY LAW. U.S. CODE. TITLE 18, SECTION 1001 


E 


(e) comolete" (Ll) and "(2* "B&low- LE articioations. coals 
of 15% MBE and 12% WBE ‘lave not been met 


pie Myo “Company “cannot. mea 
for "the. followinc-. re 






2 We have taken the followin 
to ccmply with these partic: 





S, duel. 
د سوك ]ا مك اواك ا‎ 0 Contractor 


GIT a, 
acs » T Ar 








UJ 
Los. 








IX EO ESET. Bong. The Successc-!" bicder; at the tine 
Or siening tne Onrtfact wili^ be SCC TSS his own expense, 
to furnish/a bend guaranteeing faithz2ul execc-ion cf Toor COTES) 
in full amount of the contract price, !execótedc by “the ‘bidder 
and a surety conpany admitted to do Business NILIO, N OR 
the bene form provided or approved by .the City. The Perfomance 
Bord shall contain the following clause: MB Salo SUS, 
for value received, nereby stipulates and acrees, that nc enhance; 
extension cf the time, alteration or addition te «he E SEMI 
Se erotus = oa Or eS the wont ES be periczmmec thereunder, or che 
Steciiications accompanying the same, shall in ANV A Rie aa. = oo 
ies ORL 292 52-3201 OÓnv'enis- bond, and dir eas hereby waive nocice 
ot any |change, extension of time, alcerscion POr aca e ion T5 
RIG 2-25-1550 Contract, Orto the Nere cr speci Noes om: 

E I Councilmanic Approval and naci2icatior of ESRI 
LOLS ac ERT pee n Le eer CIE DY =e 
Mayor anc EAS Purchasing Agent shall rot 5e Labeling tod Bal pds sehen e Ws 
City ‘unless age Uztil^othe Contract 5458 oean SSSLELec jane Ele Ca 
by the Common Council of the City of For- Wayne A Ea aise: | c 
che ommon Council fails to apprcve the contract within ninecy 
Gays after. the. date of Did Opening, cen che contrzasccor szall 
noc be bounj to the contract unless RE ASAS Ee SEES u$ b so 
bound. 


^ 





"rnit oi DIU P Orm 


; Revised Form No. 95 (1964) 
Form Prescribed by State Board of Accounts . 0 
D. H. Goble Co., Greenfield, Indiana 4 
twp ero BID, OFFER OR PROPOSAL Y 
on 


MATERIAL OR MATERIALS, EQUIPMENT, 
GOODS OR SUPPLIES 


Fort Wayne 


Statename official position and municipality 


To... Of Efce. Of Purchasing Agent, City of Fort Wayne MD 


Pursuant to notices given, the undersigned proposes to furnish the material or materials, equipment, goods or 


supplies as per said notices and specifications now on file in the office of 


state name official position and municipality 
and as per copy thereof, hereto attached, or as described herein for the following amounts: 


(State the class or item number or an exact description of the material or materials, equipment, goods or 


supplies to be furnished and amount of bid on each article.) 


SO 


SOTO S4, OF .OO 
206, 62, sas || 74,935.00 


Div. B 1 ea. Vertical Turbine Pump de 31 43,331. 009 


Div. A 5 ea. Horizontal Split Case Pumps 


IF MORE SPACE IS NEEDED—ATTACH SEPARATE SHEET 


CERTIFICATION OF BIDDER/VENDOR 
ESN VENDOR 


The undersigned, on behalf of Cout ot mn AU fep ; 


, does hereby make the following representations 





to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledged that the Common Council 
cf the City of Fort Wayne, Indiana, has passed an ordinance con- 


demning the apartheid policies of the country of South Africa; 
g : ْ 


The undersigned states, on behalf of Coups famgt, we. 
y hat DULAS Pu CARI: 
E eT Le ARE SRT RA IMS 


does not support cr endcrse the policy cf apartheid in South Africa. 


دوم 
عتما 


IN WITNESS WHERECF, this Certificati 


has been signed 


0 
3 


EBS 15th day of 





(Name and Title of Person Signing) 


HETS 


DIGEST SHEET 
TITLE OF ORDINANCE: SPECIAL 
DEPARTMENT REQUESTING ORDINANCE: PURCHASING 
SYNOPSIS OF ORDINANCE: 
An ordinance approving the award of Reference #815 with respect to the purchase of 


Seven (7) horizontal split case pumps and one (1) vertical turbine pump at the Three 
Rivers Filtration Plant. Per the specifications in that reference. 


J42- يبهد‎ 


EFFECT OF PASSAGE: 


Replacement of pumps that are approximately 50 years ald. The pumps are necessary to 
pump water into the distribution systems. 


EFFECT OF NON-PASSAGE: 


There will be a continuation of extremely high maintenance costs and/or the possibility 
of not being able to repair the units in service at this time. 


MONEY INVOLVED (direct costs, expenditures, savings): 


Gould Pump, Inc. $257,815.00 +- 


ASSIGNED TO COMMITTEE (President): 


BILL NO. S-87-06-47 


CITY UTILITIES 


EU apa EC at Fp Ie | eens ee ee EA 


REPORT OF THE COMMITTEE ON 


CITY UTILITIES 


n TO WHOM WAS 


approving the awarding of 


WE, YOUR COMMITTEE ON 


REFERRED AN (ORDINANCE) ( 555 0101057526519 - 
Reference #815, by the City of Fort Wayne, Indiana, by and through 


its Department of Purchasing and Gould Pumps, Inc., for the Three 


Rivers Filtration Plant 


eb ا‎ EI acne ا‎ Coane rr a DRE 
US a م‎ C RCM MUN I CE acm reece ME ا‎ QR GERA eS ee 
: r : | 
a SENE AE Cr Qr o الف الال ا‎ at le ees 
. ] 2 
HAVE HAD SAID (ORDINANCE) (RESOLUTION ) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


e ee S ل و‎ IAN د‎ O TT 


YES. NO 


un. € 4C. CHARLES B. REDD‏ سجر 


- CHAIRMAN 
Ae 
en PAUL M. BURNS 


Coe ee a CHAIRMAN RESET QUEM م‎ G1 MES EE one ss 


THOMAS: C. HENRY 





BEN A. EISBART 


/ SAMUEL J. TALARICO 


اہ 


cc. 
CONCURRED IN Ze 7 1 SANDRA E. KENNEDY 


CITY" CLERK 


